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Item 


Le Furnish 50 type 5111 Periscopic Sextant H ads 
_ with new elevation gear train but similar to, 
those produced under HF-Be51119 in other respécts. 
Lot Price : 25 oS 


© pas 


a 
van Furnish field sezvice of up to four visits of 
: five days each at agers agreed upon timrs 

at any comestic military base. 


3. Furnish two training courses of up to five days — 
o cach at mutually agreed upon. times at ary - omestic 
military base. a, ee 


4. Furnish 100 Instruction and S.utvice Manuale in’ 
accordante with MiLeH-54/71. 2 


5. Furnish 50 Viewing Heads, av.:rager installations 
and control panels to be used with Item 1 above. 
Lot price . i 7 


oF Furnisii five (5) spare part kits in accordance 
witi Exhibit 2 which will be incorporated in 
the definitized contract. Exhibit B will be 
prepared by Baird-Atomic to provide a parts list 
compllec on the basis of the reasonably anticipated 
maintainance of ten (10) sextants for a perftod of 
na year, Lot Irice . fie a 


He Modify eigut (@) plexiglass panels of tli: following 
types to mount Type 5111 sextants: 3 
Quantity Type Tauel 
: + 
2 P2v 
2 WV 
Price Not to Lxccec 


* Tag price of this item is includec in the Lot Price 
o£ Iten HO. eg ; - 


Tae Contractor agrees tnat it will uaintalir ecparate cost 
xecoras fer each typ: panel specificd in Item 7 for the purpese of 
nugotlating unit pcicas therefor, The Contractor further agrees . 
that upon taquest from tua Contracting Offic-r Lt will enter inte 
negetiations for movification of forty (40) adcitional phexiglags 
panels of the typus stated above. ae , Suess eee 


An amount of [EBB has beer obligated und this Lette. 


Contract; however, the Contractor is not authorized to expend of.” 
obligate, in furtherance of its performance hereunder, more than. - 


(nen won. 
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PEAIOD OF PERFORMANCE 


Item 1 - 2 Units as weet starting 22 weeks efter recefpt ” 
- of Letter Contract. = 


Item 2,- At mutually agreed upon times bit to be complete 
before delivery cf the 50th unit. | : 


‘" 


Item 3 - Sane as Ttem 2. 

Ltem 4 + Same as Item 1, however, manuals for first. 
ten (10) gextants will be deliv: red with 
Sextant il. 


Same as Item l. 


Ai 
8 


Ttem 


Onc kit zach with sextants serial number “10; 
20, 30, 40,,and 50. 


Ew i) 
6 


Tteim 


coe 
\. 


Approved For Release 2000/05/16 : CIA-RDP81B00878R0013001 70082-5 - oe 


